1 0 On 1* June 1951? the necessity of doablo-tracking tho Guben (0 £2 /a 79}~ 
Frankfurt/Oder (0 53/V 63) railroad line and the problem of procuring the 
rails and ties required for th is project were d iscussed at the Directorate 
General* Railroads, in Berlin* | |a list of the railroad lines 25X1 

v/h’ch could be dismantled to provide tne ness ary material for this project* * 

2 0 The construction of a second track between Aschersleben and Guesten will be 
completed in 195>1® 

3o Ttm Berlin^tralsunA [V. 55/P liU) railroad line has boon reconditioned to 
tffdina opfiwtlflg at a speed of 100 km per ho^r® 

l4o The satin treetoge of ths narro w . g angs bvanah lias from Moesl (H 5l/K 35) to 

Qrtmannaderf (H 53/K 44) will be dionantlad to ba used on Unas sooth of Berlin,,** 

25X1 A * 

25X1 A 

1 Annexs 1 - tabulation® 


P or monte For copy of the list I 1 see Annex* It remains 

to be se'en^HTch of the lines mentioned will actually be dismantled* 25X1 

C omment » ■H is believed that the rails thus obtained will be used on 
the _ riouthorn section of the Berlin Outer Freight Ring 0 
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25X1 A 


lu5 lan 
i>k Ion 


C 0 0 lan 

5«5 to 


about 7*0 km 


fcr ^ aigatgaag. 

lo Berlin railroad district: 

Track iron Vnk-Atr to Kaulsdorf 
Biesenhorst (tie) 

2a Dresden railroad district: 

Orosse otta-Zahista 
Baruth-V/e is nenberg 

3 c. Cottbus railroad district: 

i ' 1 n s to rwa .ldo-Crinita 
tho rails oismantlod arc to be replaced 
vdth rails of a light fype vihich \ 7 cre 
dismantled firm tho I! orka-D to inbach line 

ho Hrf urt railroad district? 

Kr os sen** Pors tend orf 
F.issenborc-Buercel line section 

5a Creifsir/ald railroad district: 

Available: 3,5 to of mils mthout ties but v/ith 
small iron fittings 

Ange rrn ue nde-Schv.ed t 

the rails dismantled are to be replaced by 
rails of a light type* dismantled from the Bad 
r rexenwslde^Hohenwutfcen line. 

About 50 percent of the ties and small iron f ittinrs 
vn.ll have to be replaced, 

o 0 Halle railroad districts 

a. Track of the LoipEig-Connowits-Gaschvd.t 2 suburban 

railroad line ?o0 Ia , 

bj, Els ni g/*SlV>3 railroad station 

c„ Torrau railroad station 

do fockrehna railroad station 

To I'apdeburc railroad districts 


7.0 km 


l.?5 kn 
about 7„0 km 


Cunslcben {aic)-Oachersl«ben 

Ine rails dlamntled arc to be replaced with 
rails oi a light type* which wore dismantled ’ 
frern the T/olmirstedt-rolhitz or 7;enestedt(#ie)« 
Calvoerde lines, * 

flchworir; railroad district: 

By cutting the investment program 

Total 


loO to 
1*0 to 
0.750 to 

7oG to 


3o0 km 



25X1 
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